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Message Text 



UNCLASSIFIED 

PAGE 01 STATE 238560 

20 

ORIGIN FBO-05 

INFO OCT-01 EA-10 ISO-OO A-01 /017 R 

DRAFTED BY A/FBO:LAMALESKY:JAP 
APPROVED BY A/FBO:OCRALSTON 

048769 

R 302138Z OCT 74 

FM SECSTATE WASHDC 

TO AMEMBASSY WELLINGTON 

UNCLAS STATE 238560 

E.O.l 1652: N/A 

SUBJ :CONSTRUCTION OF WELLINGTON OB, PROPERTY 12313A, 

FOR FBO VESPERTINO 

REF: (A) WELLINGTON 3183, (B) VESPERTINO/BALLARD TELECON 
10/15/74 

AS DISCUSSED IN REF TELCON, CONTRACTOR REQUESTED PROCEED 
WITH SITE EXCAVATION TO CONTRACT DEPTH. PROJECT SUPERVISOR 
THEN REQUESTED ADVISE A/FBO COST AND QUANTITY OF ADDITIONAL 
TEST BORINGS RECOMMENDED ALONG WITH CONTRACTOR UNIT COST FOR 
POSSIBLE FURTHER EXCAVATIONS. A DECISION WILL THEN BE MADE 
AS TO SUBSEQUENT STEPS NECESSARY. PROJECT SUPER- 
VISOR EXPECTED TO HAVE IN HAND PROPER NOTIFICATION FROM 
CONTRACTOR AS REQUIRED BY ARTICLE NO. 7 OF GENERAL CONDITIONS 
RELATING TO THIS MATTER. INGERSOLL 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 OCT 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE238560 

Document Source: CORE 

Document Unique ID: 00 

Drafter: LAMALESKY:JAP 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D740311-0175 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1974105/aaaaaeen.tel 

Line Count: 44 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: (A) WELLINGTON 3183, (B) VESPERTINO/, BALLARD TELECON 

Review Action: RELEASED, APPROVED 

Review Authority: cunninfx 

Review Comment: n/a 

Review Content Flags: 

Review Date: 21 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 OCT 2002 by ReddocGW>; APPROVED <1 1 FEB 2003 by cunninfx> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CONSTRUCTION OF WELLINGTON OB, PROPERTY 12313A, FOR FBO VESPERTINO 
TAGS: ABLD, NZ 
To: WELLINGTON 
Type: TE 
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